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ATTN& COL BURKE 


fe RE TELEPHONE CONVERSATION, COL BURKE AND Co Le JOHNSON 
26 MAY. TOO LATE TO CHANGE ALL PLANS REGARDING WORK ON THES 
COMING WEEK END. HOWEVER WILL PLAN WORK ON NEXT UPCOMING ae 
HOLIDAY OF 3 JULY. ) 

20 IN THE MEANTIME, WILL WORK SUFFICIENT SATURDAYS ANB NIGHTS 
iN ORDER TO CONTINUE PAGE OF J-75 TESTS AND MEET SCHEDULED 


25X14 «COMMITMENTS. MR. NN SENDS. 
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25X1A 
aTTN2 Vi, BISSELL INFOs COL. BURKE, 
4. ENG ME REMOVED LAST FRIDAY FOR AIRFRAME AND ENGINE . 
INSPECTION. RESULTS OF INSPECTION WERE SATISFACTORY. GENERATOR 
NAIVE SEAR BOX WAS REPLACED IN ORDER TO fiAKE INSPECTION OF OLD 
ONE, $SPECTION SHOWED NO UNSATISFACTORY CONDITIONSs 
2, FLIGHT ELEVEN WAS ACCOMPLISHED VONDAY WITH A DIFFERENT 
VORTEX GENERATOR CONFIGURATION. NO IMPROVEMENT {IN APRFRANE 
BUFFET WAS NOTED. 
3 AER STARTS WERE MADE ON FLIGHT ELEVEN UP TO AN ALTITUDE 
OF Z4.J00 FEET. NO PROBLEMS ENCOUNTERED. 
&. & Six HOUR COMPARISON RANGE AND ALTITUDE MISSION 1S 
PLANNED £OR TUESDAY MORNING. | 
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